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Message Text 


CONFIDENTIAL 

PAGE 01 STATE 205077 

43 

ORIGIN PM-04 

INFO OCT-01 EA-07 ISO-OO L-03 CIAE-00 INR-07 NSAE-00 OES-06 

NASA-01 ERDA-05 /034 R 

DRAFTED BY :DOD/IS A/FMRA:LCDR LANDON:PM/ISO:LT COOLEY:CW 
APPROVED BY :PM/ISO:GTCHURCHILL 
EA/K:F MISCH 

036259 

R 181452Z AUG 76 
FM SECSTATE WASHDC 
TO AMEMBASSY SEOUL 
INFO SECDEF WASHDC ISA/FMRA 
USDAO SEOUL 
CDRUSA EIGHT SEOUL 
HQUSAF WASHDC/XOXXI/XOOW 
CINCAD ENT AFB CO/XP 

CONFIDENTIAL STATE 205077 

E.O. 1 1652: ADS-DECLASSIFY UPON COMPLETION OF NEGOTIATIONS 
TAGS: KS.TP, MARR, TSPA, US 

SUBJECT: RELOCATION OF USAF SPACETRACK FACILITY 

REF: SEOUL 6253, DTG 120842Z AUG 76 (NOTAL) 

1 . REFTEL REQUESTED PROPOSED TIMETABLE FOR PROJECT. 
CONSTRUCTION SCHEDULE AT ATTACHMENT 15 OF THE SITE SURVEY 
REPORT (WHICH EMBASSY SHOULD HOLD) REMAINS VALID. SIG- 
NIFICANT PLANNING DATES ARE: 

REPAIR EXISTING BUILDINGS, 1-20 SEP 76 

LET CONTRACT FOR NEW CONSTRUCTION, 15 SEP 76 

COMMENCE CONSTRUCTION OF CAMERA HOUSE, 15 SEP 76 

COMPLETE CONSTRUCTION OF CAMERA HOUSE, 1 DEC 76 

INSTALL SUPPORT EQUIPMENT IN EXISTING BUILDING, 10-30 NOV 76 

INSTALL CAMERA, 1-31 DEC 76 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 205077 
COMMENCE OPERATIONS, 1 JAN 77. 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


2. EMBASSY MAY INFORM ROKG OF TENTATIVE CONSTRUCTION 
SCHEDULE EMPHASIZING APPROXIMATE NATURE OF PLANNING DATES. 
PLEASE ADVISE WHEN ROKG INFORMED. 

KISSINGER 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: RELOCATION, TRANSFER OF OFFICES, TRACKING STATIONS, SPACE TECHNOLOGY 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 18 AUG 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: izenbeiO 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE205077 
Document Source: CORE 
Document Unique ID: 00 

Drafter: DOD/ISA/FMRA:LCDR LANDON:PM/ISO:LT COOLEY:CW 
Enclosure: n/a 

Executive Order: AS IFY UPON COMPLETION OF NEGOTIATIONS 
Errors: N/A 

Film Number: D760317-0139 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760842/aaaabjyj.tel 

Line Count: 66 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN PM 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 76 SEOUL 6253 
Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 04 MAR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 MAR 2004 by morefirh>; APPROVED <24 SEP 2004 by izenbei0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: RELOCATION OF USAF SPACETRACK FACILITY 
TAGS: MARR, TSPA, TP, US, KS 
To: SEOUL 
Type: TE 
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